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SUB J : WEEKLY ACTIVITY REPORT FOR TSO HABENICHT (1/25 - 1/31) 

1.0 TSO RECEIVED SECRET MATERIAL AND CCTV MANUAL SENT VIA REGIS- 
TERED NUMBERS 2916877 AND 2916781 RESPECTIVELY. 

2.0 NOB PERIMETER ALARM: TSO HAS BEEN ENGAGED IN DESIGN PERIMETER 
ALARM SYSTEM FOR NOB USING OMNI SPECTRA ALARMS. 

2.1 CAREFUL ATTENTION IS BEING GIVEN PROPOSED PLACEMENT OF 
ALARMS. LOCATION OF FUTURE TREES AND SHRUBS, SLOPE OF THE LAND AND 
CONDUIT RUNS ARE BEING STUDIED. 

2.2 TSO HAS CONSULTED FBO PROJECT MANAGER M. ALLISON AND ARCHITECT 
D. LEE. IN ORDER TO GET PLACEMENT OF MOUNTING POLES AND CONDUIT 
INSTALLED NOW. REQUIRES THAT DETAILED PLANS BE SUBMITTED TO FBO 
FOR APPROVAL. TSO PURSUING THIS. 

3.0 NOB VAULTS: FOUR CONCRETE VAULTS IN NOB HAVE BEEN POURED. SY 
VAULT (3RD FLOOR), DAO VAULT (6TH FLOOR), AND POLITICAL SECTION 
VAULT (8TH FLOOR) WERE POURED BEFORE ARRIVAL OF TSO. CCC VAULT 
(10TH FLOOR) IS 90 PERCENT POURED. 

3.1 TSO HAS PHOTOGRAPHED VAULTS MENTIONED ABOVE AND RECEIVED A 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 TOKYO 01611 031455Z 

WRITTEN REPORT ON THEIR CONSTRUCTION FROM CONSEC SEABEE HOGE. 
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4.0 NOB PENETRATIONS: RECORDING OF THE PENETRATIONS INTO AND OUT 
OF NOB IS BEING ACCOMPLISHED BY PHOTOGRAPHIC AND WRITTEN MEANS. 
PENETRATION FOR POWER, TELEPHONES, SEWER LINES, FUEL OIL LINES, 

WATER LINES AND RAIN DRAINS ARE BEING LOCATED. PHOTOGRAPHS OF PENE- 
TRATIONS FROM OUTSIDE AND INSIDE NOB ARE BEING MADE DURING VARIOUS 
STAGES OF CONSTRUCTION. 

HODGSON 
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